Ti’NDfcfc NOTICE 

No, DE^ISlPjflSlftS. tOlh Ma r m?. 

The Superintending Engineer, P.W D 

Roads tad Bfidgri Central Giicl , Aluva invite «ni 
behalf of the Governor of Kerala* tompciAtivn tenders 
(hr Prc-fjmUfiniUiriii ami Execution of works in three 
nealcd cavern (mi- 1 oov^r for prc-qualificritinn offer 
with mi'- for dsign iuiJ <4 her lor 

L iiumdaJ oiler) superscribing ihe name of work .and 
naf 1 1 rn n f offer whether proqtial ifiSation nr 

technical offer or financial offer from eligible contra¬ 
ctor* of Kerala Public World Department fi»r the 
i ^cci itiisii cj F tin prOj RCts. 

Tender Htt P.& 9/SKQC^M02-0». 

Name of work— Rccomtrue Linn oT PgrvDitoor 
Cinui Bridge in Att&Vl Erujikulani Rond 
at Oh, 346/600 (Near P. V S. Hospital) in 
Ertunkuhnn District , Kctahi State. 

l.l The (i mJi-rer shall sulunii the tender with 
design and detailed cm i Utah and rfUc for indi vidua] 
items of work* 

] 11 Sealci 1 cover mittaiiiiijg the Prc-analifieatiim 
offer and E M.i) r will firsi be opened and evaluated 
by the predial ideas inn committer P W.D. 

1 % The PnMitallfiemkpii offer shad be IMftLed 
nfi ,ni objective evaluation iff details rr ; rdhij part 
performance leclmicttl and finanuiid eapaWDUo* and 

ressmirccfulisc^s -j|‘ tJic tenderer* The pre^jnaUlktStbs 

committed: net rvre eIj*- right to reject any or ill offer 
without aligning any ttiM 

l 4 Technical offer (Dcii^ii) nl’rhnH-- tenderers 
who arc found technically uiiuddc upoh evaluation of 

the pre-qiaulific.i tEfin nfFcr, will b>; Opened mid further 

emj i Hide red for technical feasibility of the design by 
iheP.’W. 1J. 1 : in and «d offer of those tenderers whose 
design is found tc-uiblc only wiU h: opened and 
further considered for awarding works. The date and 
Lime for thl* will In l: intimated later. The technical 
offri (DcJgu) and financial off r of the tcndererl who 
arc not pre^nnliftetl will b - returned unopctircL 

l, S TJ j e pr >J net in d it i cs the fol ] owlng: — 

(a} tkmnruotEdaa of pr^trmod *>r RCC sJah 
nr shell fcr four lane bridge with loot path Oft both 
sides supported no nuii^blc nib^rucaurcjuul J'uutulatinn 
with conir*\CEor T s own design* 

fb) Thctbicknr^ nf slab shall b^ minimum 
so as to keep the existing foul level as far as 
p>*siblr + 

(c) SufReirni vfnt w iy aj: per tir hydraulic 
pari icuJ.-r of ilic filtc- thud l Ijc provided. 

I P ii The witrk h pTi ipa^i-d fpn 'xtigtitcii m one 

padcagt* 43 *if cj t. iic:4 below : 

{1) Construction of a bridge of about I F>. 57m. 
length with vtigTc spri.i of l3Sj6 fool 
pnth, > i rrlngc w y uid a ujru.idicii! 4 
lane wiih suitable subslrttcturc and 
Ibuailmioiu 

(2 J 1 1'lm^ o f com f 1 1 kI i n n—-!i 4 Mali Lh-H - 

(3) A.S. Auinu.nl—Ru HiO Lukin, 


!,7 Die proaptfetivn iciwlercrs dvodd have 
fthtulhctorilv e^ iiupli ted during the Iwl 5 yean ai 
\&M fine work of du- simLlur tiAiurc and having a 
magnitude of 40% oferiMMe wsl nl work for which 
die tender it invite* I or ahnidd hn satisfimtorUy 
cxccuiiicurrently at least one wort of iUJilhr ii-i i , ji c 
an d ha vi ng cmnpletcjl bill ing ^ 1si Icsa Ll tun 441 % i if 
the work Inf which lender li iuviied. Til tile case of 
join l venturefi) ai feasl one of ihc eomumetii shmild 
confirm to ihc above rt^iuirftnient* 

UJ The prosp^Uyetenileft^n or any of ihdr 
comlltucnt partnm should not have abandoned any 
Wmk enmisflbd Iiy State nr Central GovcmuicnL and 
LnStUmr m clc. during the I I*r 4 yc.i,r?i. 

I » Hir eumplrlcd tender docnm-uM in Ifcircc 
pealed covi’rt (One for prc-quablir *c in is offer witll 

E. MU., Oji for Dinign -n-l rhe ottw for fin md*! 

.iii;-r) and detaUi tMyfilled up in all reapefau should 
reach the address given Inc fore 4.00 p- 

on 25-7-2007, Pre-quaUfioation i e n d c r 
alone will be Opened On rbal day at p m- The 

h^p.-iviJiLcnt will not take ahy ^pntLdbiliiy regarding 
non-receipt or del.ky in receipt of liTuScts sent by 
post. If die hrttdute is d^dared a* llnTiduy by die 
cmplnyer or th- recciiviug officer ific iiokI official 
Working diiy dtall hr deemed fll the last date of the 
receipt of ihe lenders. There: wiU hr a pre-bid meetJng 
on S 2-7-Uf^07 at 11 ni ni + at the ollke of the Undcr- 
llgned. 

1. Id Tht DcpLirtmcEit Khali verify 1 the experience 
mentioned in die tender documents with the ccrtificaio 
attached aud in ease thus b fmuid Inccnrect such 
flrtttt arc liable tn be disqualified for five yearn. 
The department if ritcemry uisiy also phytic ally 
vf- n l j the rn .idiinery iicms mentioned In I fie tender 
ihudiimentt. Those vAi-i arc itibmftling the tender 
shijiiltJ in^ke arrajig- illcllLs tu show die inadduety 
lor inch verifier ion and incase any of such (kia£U 
siit round incorreetp iufih firm! arc liable tube 
disqualified fin five yeHDL 

l.l] Documents for PirquitUfiefthan offer mid 
tender documcuts can lie hail fmm the Super!mcndhig 

F. nitiii^ r. ?.W.D. Roads & Bridges* Central CfrdE, 
Aluvn ou any working day inwristr.-n appUeUloU on 
payment of Rs’ 4^000 -VAT in cash or by ncmand 
Drufi in favour of ihc Su]vriDiending Engineer* 
P.WpD. (R&H)* Gemnd Circle Aluva* payable at 
Alnvfii An Addhinmd amci-iiiE nf R.%. ISO per set has 
eo hr remitted towards rcgifttradon and parage if 
required by jKiut, The tender 'nlactiuifOU can Iks 

hid from t hb offke in person or lent by post Tro^ 
2iVff-2006 in 22-6-2007 n\nn 4 p,r«i AdcUffon 4 
copv of finftrtciftl offer dncunrents can be Imd oj* 
payment of Rv 1,000 i-VAT. The ite^rtmcnr WiU 
not itcoqM any naponubiliry for non-rcceipi/delayol 
freeipiI of Pro+qtudI6caticwi document!. 

M2 The Earncai UteCf Dqjosit for the work 
h Rs. 90,000 Ciicfi (Rupee* Fifty niouiand only). 
The Sim period of the t«n den uni 
accompanied by the requisite earnest money deposit 
pledged fat-favour of the Superintending Engineer 
will not bn Limsidfieii Alt other eiiIcs mid conditions 
vn hirer in Kcrnki Public World Dcparlmeiit wJU lie 
applicable In this tender uIsq. T Hir itttdtrcn no* 
conintniiig ihc prescribed pidiinlnaryagreement m 
K^iiiLs GnWmuciii Suimp |viper Werth lb, SO will 
lie rejected. 


Ipf'-J Tilt tenderer £ ball furnish camrjji mnney 
In a. neprirat e sc*»] r ■ I r nvc? la p-:u .-i i ipersr yihcd tiLirn^at 
money iJcpnrfi lb.r (be tvork lh P.-cmd nr <! uml Erl Ijj 
in il: iilnm x^tuj if eh* *41^700 (_V.-.Lr 

P- V. S- Hngpiui; in Emaktibim UiMnot*. 

fa) Receipt ol CSflJin ofrrnuli drposit in the 
Kerala i j-n verna urn r Tre-mitry 

or 

fW l>i?p^!irr pot^ipr Irom uny VntjnnnliK- \f 
Scheduled Eitrifci in India 

or 

fc) Fitted deposit receipt issued by aav 
NfUmnnlilesl/SeliijJiiJed Eank in India dtdy pledged 
in favour of the Kijpnrininnding Engineer, H W P D. 
R-rmds □ nd Bridge, Central Circle, \hi\ra, 

1-14 Inicrcufe 1 tenderer! may obtain farther 
iiilbmLuion Tn reject of these rendnr documents 
Irani tile flddfeiti given below £ 

Asnkt i th i n Roir i Section, Eruji'kiiLun, 

Knkk LI I lid* 

l,lfi All icriideffin arr? hereby cautioned rfmi 
conditional offers m dcviiitkin Fnnm the emu lii font 
nl cvum-act nr mi^r stipulated m these 

tenrlcr dijr.uniniilfl diall Ise flimmiariJy rejected 0| non- 
respittnitre .Lnd ihnJI um lie tmtridorod further 
in tooder evaluuitnn, 

L Hi Kcrab State Oonfltmetion Oorpomiinn 
Limited will lie given a |ircra3m0g of 10% above 
■‘T 1]i qijiitnil rain nl like lowest tenders. 

I 17 TJir l.ihniir Contruict Societies who 
P i $ Li Ci p: itn mi 1 1 k I * ■ s IJ K r ^ii idl pi-L jl| i v i s nc i es^y 
i E i.TtiEleate obi third from tPie Jaim Rrgiitrm regarding 
ihuh qmiifii’an iff n i certiffcnre obtained from the 
Aimt-mi Rr'gLHrrai 1 feg^irdiqg the wpric in hand ai 
stipulated in ih Vi* O- (Mi.) Nn, IS5J97/CM»* 
di (Ci I 13-1 ]-10D7 ami should liny fbl&l iuPlc’ [lutus 
nl mi . *■«■] 11 t! iHi' ma 

I MS lairing ihe time of cEJiistruclinii, i}\ 
1st Pull pnrtmn of (he hridg* only dan b& illtkl i itl d 
mi.i completed lIl i arise in n[| p.-ipeatg and then 
only Mte otlmr IiiIl' portion c.?n b- lEi+mnded so a 
avoid MnInline to iraffie 

IJ9 All the coiidhioiM in ihc Governmcnl 
Order Ho, G-O. fPJ B4/97 -laird 19-0-1007 and 
of her corifiEtbm For cmvri during thr tendcs will hr 
applicable Fbr these tenders abo, llctalb regarding liie 
Hydniulicafid Soil partlcnlart taw be had from P*W ; 0. 
Road? SectioUp lvraaku]am P TJiis notice invithig 
fendcri shall &fen fomi port of ihe eoniiact 
doettmenta nlnn^ with other tretirw of ihe tender 
doeunimtSp 

OfSec of the 
Stipenntcndkig Engineer, 

F.W*T>, Ronds and Bridges, 

CrniTii I C i rclc, (Sd *) 

Aluya-6B3 10L fhifrrtinUnding EnginftT* 



